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STAFF MEETING MIBUTES - 5 September 1958 CORCHA NOTES 


Personnel Present: 


Mr. Biaseil 

Col . Burke 
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1. Progress Mooting - Mir. Bisa&LI sn.noua.eed that there is to be 
a CORONA progress meeting on the 17th of September la Palo Alto vMah 
he planned to attend. He abated that he was going to attempt to ask 
General Rltland also to attend. This Meting is to be preceded by pre- 
liminary meetings in Los Angeles on the two preceding days. 
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2, Panel Meetings « The following week there will be hold 'the last 
Panel meeting on the successor vehicle, one day of which will 1 ms In 
Washington and one clay in Cambridge. Mr. Bis sell noted that he had received 
sane favorable responses to tentative soundings made on this subject in 
the White House. 


8* C0R0KA Project Officer - Mr. Biesell said he felt that CORONA 
had now "become i nvolved enou gh to require more man-hours to be spsmt on 
it and requested 


to serve og the coordin ation point for all 

as a sort of Project 


CORONA activities. This designation of 
Officer is net to indicate a removal of "one responsibilities of other 
sections for their areas of interest in -the Project. 
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